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STATEMENT OP THE CHAIRMAN 

In November I960 the Southoast Wisconsin Regional Library Conference, an association of librarians and library assistants from 
throughout tho sevon-county Southoastorn Wisconsin Region, requested tha Southeastern Wisconsin Regional Planning Cominlsslon to 
explore the need for, and feasibility of, preparing a long-range, areawido public library facilities and services plan as a basis for 
more fully coordinating state and local library development programs within the Region. 

In response to this request, the Commission formed, on March 27, 1967, a. Technical Advisory Committee on Library Planning. 
Membership on this Technical Advisory Committee consisted of local librarians from communities within each of the seven counties 
comprising tho Region and from tho State Department of Public Instruction, Division for Library Services, and tho Wisconsin Depart- 
ment of Administration, Bureau of State Planning. Tho Committee, with assistance from tho Commission staff, began at once to pre- 
pare a Prospectus for tho requested eomprohonslvo library facilities and services planning program. This Prospectus Is the work 

of that Committee, 

The Committee Identified nine major factors that affect the provision of adequate library facilities and services In the Region and that 
tend to make tho problem one of aroawldo, rather than purely local, significance (see Chapter III of this Prospectus). The Committee 
concluded that these factors and their attendant problems are highly Interrelated and that effective solutions can best bo formulated 
through analysis and study at tho regional level. Consequently, this Prospectus proposes a eomprohonslvo planning program which 
has as Its objective tho preparation of a library facilities and services plan for tho Region. Such a cooperatively developed plan would 
bo directed at providing a high level of coordinated library facilities and services which would bo capable of joint and cooperative, as 
well as Independent, Implementation by local communities In tho Region. 

Tho Commission Is charged by Section 66.946 of tho Wisconsin Statutes with tho responsibility of preparing a master plan for tho 
physical development of the Region. Tho completion of a comprehensive library facilities and services plan will provide another 
Important element of tho evolving master plan. Tho Commission Is grateful to tho Wisconsin Department of Public Instruction, 
Division for Library Services, for their offer to fund tho program outlined In this Prospectus. 

Although local funds are not being sought for this program tho Commission encourages and welcomes tho full participation In the 
program of all local governments In tho Region. Indeed, since tho work of tho Commission Is entirely advisory In nature, such local 
participation Is essential to tho successful completion of tho plan and Its ultimate Implementation. 



Respectfully, 




Chairman 
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Chapter I 
INTRODUCTION 



The Southeastern Wisconsin Regional Planning Commission (SEWRPC) was created in August 1960 under 
the provisions of Section 66.945 of the Wisconsin Statutes. It exists to serve and assist the local units of 
government and their citizens in planning on an orderly basis for the physical development of a seven- 
county Region comprised of Kenosha, Milwaukee, Ozaukee, Racine, Walworth, Washington, and Waukesha 

Counties (iaee Map 1). 

The Commission is composed of 21 members, three from each of the member counties. Two of the three 
Commissioners from each county are appointed to the Commission by the Governor and one from each 
county is elected to the Commission by the county board. Funds necessary to support the SEWRPC opera- 
tions are provided in part by the member counties, and the budget is apportioned among the seven counties 
on the basis of relative equalized assessed valuation. The Commission is authorized to request and accept 
aid in any form from all levels and agencies of government for the purpose of accomplishing its objectives 
and is authorized to deal directly with the Federal Government in this respect. The present committee and 
staff structure of the Commission is shown in Figure 1. 

As the official research and study agency for one of the nation’s large urbanizing regions, the Commission 
is charged with the responsibility of accomplishing research on areawide development problems, for 
formulating and recommending solutions to such problems, and for ultimately preparing an advisory plan 
for the physical development of the Region. Such research and planning activity is intended to serve as 
a basis for the extension of assistance and advice to federal, state, and local units of government, as weL 
as to private investors and interested citizen groups. Thus, equipped with research studies and carefully 
prepared plans, the Con'mission can communicate with governmental unite as requested and speak from 
a background of factual information about areawide problems which cannot be properly resolved witnm the 
framework of a single municipality or even a single county. As such, the Regional Planning Commission 
has three principal functions to perform: 

1. Inventory-the collection, analysis, and dissemination of basic planning and engineering data on 
’ a uniform, areawide basis so that, in light of such data, the various levels and agencies of govern- 
ment and private investors operating within the Region can better make decisions concerning com- 
munity development. 

2. Plan Design— the preparation of a framework of long-range plans for the physical development of 
the Region, these plans being limited to those functional elements having areawide significance. 
To this end the Commission is charged by law with the function and duty of "making and adopting 
a master plan for the physical development of the Region." The permissible scope and content of 
this plan, as outlined in the enabling legl,slation, extend to all phases of regional development. 
Implicitly emphasizing, however, the preparation of alternative spatial designs for the use of land 
and for the supporting transportation and utility facilities. 

3. Plan Implementation— promotion of plan implementation throu^ the provision of a center for the 
coordination of the many planning and plan implementation activities carried on by the various 
levels and agencies of gover-iment operating within the Rej^on, 

The major emphasis of the Comirission’s efforts to date has been on the preparation of two of the key 
elements of a comprehensive plan for the physical development of the Region. This effo^ has resulted m 
the adoption by the Commission ir; December of 1966 of a regional land use plan and a re^onal transporta- 
tion plan. It is logical that the Commission’s efforts should be next directed toward the preparation o 
two additional important elemerAs of a comprehensive plan for the physical development of the Region: 
a regional public facilities plan ind a regional public utilities plan. 
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Figure I 

SOUTHEASTERN WISCONSIN REGIONAL PLANNING COMMISSION 
EXISTING STAFF AND COMMITTEE STRUCTURE 




A public facilities plan is normally comprised of four major components: public outdoor recreation facili- 
ties, public safety facilities, public health and welfare facilities, and public educational facilities. At the 
regional level, these components should be considered only to the extent that they have areawide signifi- 
cance. It is Commission policy that plans for these major components and their subcomponents be 
developed as expeditiously as funds and staff resources permit. Such funds have now become available 
for the preparation of a plan for library facilities and services.^ These constitute a major subcomponent 
of public educational factors having areawide significance and, as such, warrant preparation of a separate 
regional plan element. 

Detinitiona: For purpoaea of clarity, the following are definitions of terms used throughout this Prospectus: 

Library- -Libraries are collections of books and other forms of printed and non-printed records, which have 
been selected and organized and are housed and interpreted to meet both the general and specific needs of 
people for information, knowledge, recreation, and enjoyment. 

Library facility--A building in which a collection of books and other materials are kept for use in the 
provision of library services by a library staff. 

Library aervice-“The provision of library materials and programs to individuals or groups for the purpose 
of education or recreation. 

Library ayatem--Two or more libraries which are physically or administratively linked and which mutually 
aeek to provide a high level of library services throughout an area. 



The provision of adequate library facilities and services to every person in the seven-county Region is an 
areawide, that is, a state and regional, as well as a local problem. Since 1950 changes having tremendous 
impact on the individual, as well as on the community, have occurred in the Southeastern Wisconsin 
Region. Not only has urban development expanded to include all of Milwaukee and portions of five of the 
other six counties in the Region, but the density and patterns of distribution of the various land uses com- 
prising this urban e 2 q>ansion have changed radically. There has been substantial migration from the central 
city to the urban and rural areas of the Region accompanied by the creation of entire new communities. 
These exist and grow today in areas which prior to 1950 were predominantly agricultural. These shifts 
inland development have been followed by comparable shifts in transportation and other community facility 
and service requirements. Not the least of these community facilities and services are those relating to 
education, including provision of library facilities and services. Such rapidly shifting demands can no 
longer be evaluated or effectively met by one unit of government acting alone. Public officials and tech- 
nicians who are involved in the provision of library facilities and services to a highly mobile and rapidly 
changing population have come to realize that such provision is a problem that cannot be fully solved by 
any one agency or unit of government but must be cooperatively resolved within the context and boundaries 
of the area of urban e^ansion, which in southeastern Wisconsin is the seven-county Region. 

Library facilities and services have come to have areawide significance. Intergovernmental coordination 
is needed to ensure that such facilities and services are put in place in accordance with an areawide 
library facility and service plan. Given such an areawide plan, affected and concerned agencies and uiits 
of government can cooperatively prepare programs directed at providing a high level of coordinated library 
facilities and services. Such programs may be jointly and cooperatively, as well as independently, imple- 
mented. A hi^ level of library services can be obtained and economies and efficiencies realized through 
areawide efforts. 

For many years librarians in the southeastern section of the state have been meeting periodically to 
exchange ideas in an effort to provide a higher level of library service within the various library service 
areas. In October 1966 librarians representing the 48 public libraries and library systems in the seven- 
county Region formed the Southeast Wisconsin Regional Library Conference (SEWRLC). The Conference 
presently has a membership of 90 librarians and library assistants. The purpose of the Conference is to 
meet to discuss and resolve both individual and mutual problems concerning the adequate provision of 
library services within rapidly urbanizing southeastern Wisconsin. 

It was immediately apparent to the Conference that, althou^ some very valuable studies^ had been made 
by the Wisconsin Library Commission, now the State Department of Public Instruction, Division for 
Library Services, regarding library facilities and services in the Southeastern Wisconsin Region, a great 
deal more information was necessary to fully evaluate the level of existing library facilities and services 
in the Region, both public and private. More significantly, no comprehensive region-wide effort had been 
made to determine future library facility and service needs based on the forecast of demands for such 
facilities and services. In October 1966 the Southeast Wisconsin Regional Library Conference formed from 
its membership an ad hoc committee which was charged with the responsibility of exploring with areawide 
governmental agencies the possibility of conducting region-wide library studies and preparing region-wide 
plans for the provision of adequate library facilities and services. 

After careful deliberation the ad hoc committee of the Southeast Wisconsin Regional Library Conference 
in November 1966 requested that the Commission explore the possibility and feasibility of preparing a com- 
prehensive long-range public library facilities and services plan for the Region as an important segment 
of an educational facility plan. The Commission concurred with the Southeast Msconsin Regional Library 
Conference in the desirability of the preparation of such a plan and in February 1967 acted to create 
a Technical Advisory Committee on- Library Planning to assist the Commission staff in the preparation of 
a prospectus for the development of a comprehensive plan for library facilities and services in south- 



^For example, see Public Library Facilities , 
went of Resource Development in cooperation with 



Wisconsin Development Series, published by the Wisconsin Depart- 
the Wisconsin Library Commission , 1965, 
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eastern Wisconsin. The Technical Advisory Committee was formed and an organizational meeting held on 
March 27, 1967. Membership on the Technical Advisory Committee was drawn from the ad hoc committee 
of the Southeast Wisconsin Regional Library Conference and includes professional librarians from each 
county in the Region and the V/isconsin Department of Public Instruction, Division for Library Services, 
and planners from the Wisconsin Department of Administration, Bureau of State Planning. 

Since the creation of the Technical Advisory Committee in February 1967, the Committee has met 13 times 
for the purpose of drafting this Prospectus. The Division for Library Services also retained a professional 
library consultant^ to review the scope of the proposed program, as well as the timing and estimated 
budget fpv the program as outlined in this Prospectus. On March 14, 1968, the Committee unammously 
approved this Prospectus and recommended that the Southeastern Wisconsin Regional Planning Commission 
undertake the preparation of a comprehensive library plan for southeastern Wisconsin as set forth herein. 



^Dr. Lowell Martin, special library consultant, New York, N.Y.. 
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Chapter II 

PURPOSE OF THE PROSPECTUS 



The purpose of this Prospectus is to explore and recommend the means by which a feasible comprehensive 
regional public library facilities and services planning program can be established for the Southeastern 
Wisconsin Re^on, This Prospectus is intended to provide, sufficient information to permit the county 
boards, library boards, and other affected governmental agencies to consider the need for, and the benefits 
and costs of, such a planning program. To this end, the Prospectus is intended to accomplish the following: 

1. Establish the need for a comprehensive public library facilities and services planmng program for 
southeastern Wisconsin, considering the unique conditions and problems existing within the Region. 

2. Specify the major work elements of a comprehensive regional public library facilities and services 
planning program. Specifically, the Prospectus is intended to recommend the desirable scope and 
dimensions of the necessary library planning studies, as well as to explore the necessary data 
requirements and possible data sources. 

3. Recommend the most effective method for establishing, organizing, and accomplishing the required 
studies and suggest possible roles and responsibilities of the various levels and units of govern- 
ment concerned. 

4. Recommend a practical time sequence and schedule for a comprehensive regional library facilities 
and services planning program, as well as an estimate of the staff requirements necessary to com- 
plete the work on schedule and within budgetary limitations. 

5. Provide sufficient cost data to permit the development of an initial budget and recommend the fund- 
ing of the proposed program, having explored possible sources of funds necessary to undertake 

the program. 

6. Determine the extent to which the various levels, units, and agencies of government mi^t partici- 
pate in the conduct of the library facilities and services planning program. 
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Chapter El 

NEED FOR A REGIONAL PUBLIC LIBRARY FACILITIES AND SERVICES PLAN 



PROBLEMS IN THE PROVISION OF PUBHC LIBRARY FACILITIES AND SERVICES 
In order to establish the need for an areawide plan for library facilities and services in southeastern Wis- 
consin, current problems relating to such facilities and services must be identified and analyzed and their 
areawide significance established. The Technical Advisory Committee identified nine factors which 
together tend to make the provision of adequate public library facilities and services today a regional 
rather than a purely local problem and which together create the need for an areawide public library 
facilities and services plan. These nine factors are: 

1. Rapidly increasing use of library facilities and services. 

2. Rapidly changing library service areas. 

3. Rapidly increasing types and quantities of library materials. 

4. Rapidly increasing demand for a wider variety of library services. 

5. Impact of a rapidly changing technology on library facilities and services. 

6. Aging of existing library facilities. 

7. Shortage of qualified staff. 

8. Rising costs of library facilities and services. 

9. Lack of region-wide inter library cooperation. 

Each of these nine factors has been carefully reviewed by the Technical Advisory Committee as they relate 
to libraries in southeastern Wisconsin, and a summary presentation of the Committee findings follows. 

Rapidly Increasing Use of Library Facilities and Services 

While library administrators actively encourage and welcome greater use of library facilities and ser- 
vices, increased use is often a major problem in terms of the quality and quantity of service which can be 
provided. Three factors serve to intensify the problem of increased use within the Region. The first of 
these is rapid population growth. As shown in Table 1, the population of the seven-county Region has 
increased nearly 60 percent over the 23-year period from 1940 to 1963. During this period the population 
of the Region has increased at a higher rate than that of either the state or the nation, and this rapid 
increase has been accompanied by massive urbanization. About 70 percent of the population increase over 
this 23-year period was the result of natural increase; that is, of an excess of births over deaths. About 
30 percent was the result of net migration; that is, of an excess of persons moving into the Region over 
persons moving out of the Region. 

It does not appear that the rapid population growth and urbanization being experienced within the Region 
will be attenuated in the near future. Population estimates indicate that the population of the Region may 
be expected to increase by an additional 1 million people from 1963 to 1990, an increase of over 61 percent 
in the 27 -year period (see Table 1). The increase in population expected to occur by 1990 represents the 
equivalent of the entire population presently residing in Milwaukee County. In terms of library facilities 
and services, this expected population will create a need for additional library facilities and services at 
least equal to all of the facilities and services presently offered in Milwaukee County. 
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Table I 

POPULATION OF THE SOUTHEASTERN WISCONSIN REGION 
BY COUNTY FOR 10-YEAR INCREMENTS: 1940-1990 




Source: U. . S, . Department of Commerce , Bureau of the Census, and SEWRPC. 

The second factor operating to intensify the problem of increased library facility and service use is the 
generally increasing level of educational attainment within the Region. Proportionately and absolutely, 
greater numbers of people are completing high school and attending college each year. In 1960 nearly 
44 percent of the population in the Region over 25 years of age had completed high school as compared to 
only 36 percent in 1950, and the median years of education completed within the Region during this same 
period had increased from about 9.5 to about 11.0. If this trend to higher educational attainment continues, 
over two-thirds of the 1990 population of the Region over 25 years of age can be expected to have obtained 
at least a hi^ school education; and the median years of education completed can be expected to increase 
further to over 15.0 years. Public libraries are reservoirs of educational materials and are used as 
important supplements to home and school libraries. 

The third factor operating to intensify the problem of increased library use is increasing leisure time. , 
Not only is the population within the Region expected to increase at its present rapid rate, but it is also 
expected to have more leisure time at its disposal in years to come. The average work week for produc- 
tion workers in industry within the Region in 1950 was nearly 42 hours in length. By 1960 the average 
work week had been reduced to about 40 hours; and if this trend continues, the average work week in 
1990 may be less than 35 hours in length. It is expected that this added leisure time, brought on by such 
reduction in working hours, will place a heavy burden on those facilities which provide leisure time 
activities. Library facilities and services can and do provide such leisure time activities. With the addi- 
tion of a wider variety of library services, such as records and listening and viewing tapes, short-course 
lectures, and discussion programs, an even greater leisure time use of libraries can be expected. 




The heavy use of existing library facilities 
and services in the Region i s demonstrated here 
in a typical scene at a local public library. 
Rapid population growth, increasing levels of 
educational attainment, and increased leisure 
time have brought about a rapidly increasing 
use of library facilities and services. Par- 
ticularly heavy 1 oads are placed on local pub- 
lic libraries by students who need to use the 
library facilities, notonly for reference and 
book-borrowing purposes but also as a quiet 
plac^e to study. Improved population mobility 
has made th i s p robl em increasingly one of area- 
wide s i gn i f i cance. 



Photo courtesy of the Wauwatosa Public Library 
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It is important to note that these three factors, namely, rapid population growth, increasing levels of 
educational attainment, and increased leisure time, which can be related directly to increasing use of 
library facilities and services, are problems that are regional in scope and affect important aspects of 
regional development. The construction of high-speed, all-weather streets and highways has, over the 
past 15 to 20 years, resulted in a greatly increased mobility of the population. A 10-mile trip to work or 
shop is the rule today within the Region rather than the exception. Persons who once lived within a one- 
half -hour walk or one-half-hour transit ride to work, a matter of blocks, can now live within a one-half- 
hour drive from work, which has become a matter of miles. Greatly increased populations with higher 
education levels and increasing amounts of leisure time may travel far beyond the boundaries of one com- 
munity to gain the services demanded. Such mobility can cause, and has caused in southeastern Wisconsin, 
relative rapid shifts in centers of living, working, and shopping and, consequently, is a major factor to be 
considered in the provision of adequate library facilities and services by individual communities in this 
rapidly urbanizing Region. 



Rapidly Changing Library Service Areas 

Rapid areawide urbanization within the seven-county Region has further compounded the problem of pro- 
viding library facilities and services by requiring the extension of such facilities and services over 
a rapidly increasing geographic area developed at rapidly decreasing densities of population. Land devoted 
to urban uses within the Region increased by over 277 percent in the 23 -year period from 1940 to 1963, 
while the population of the Region, as already indicated, increased by about 60 percent over this same 
period. The resultant lower urban population densities and the resultant spreading out of the urban popu- 
lation over established city, village, town, and county boundary lines require the extension of library 
services over broad geographic areas. Areawide urban development requires that major centralized 
library facilities, once located within walking distance or within a short public transit ride of the population 
served, either be extended by such means as greater use of branch and mobile facilities or by construc- 
tion of additional major libraries. In a rapidly urbanizing region such as southeastern Wisconsin, where 
many newly incorporated and rapidly developing communities lie in close proximity to well-established 
communities, cooperative agreements between adjacent communities offer another means for the eco- 
nomical provision of adequate library services to a dispersed population. 



Rapidly Increasing Types and Quantities of Library Materials 

Increased desire for knowledge among abroad cross section of society has brought about a marked increase 
in the production of published material during the past 15 years. During the five-year period extending 
from 1962 through 1966, publication of new book titles and new editions in the United States averaged 
26,957 per year. This represents an increase of 120 percent over the annual average of 12,270 for the 
five-year period extending from 1955 through 1959, Many of the libraries in the Region, due to budgetary 
limitations, have been unable to keep pace with this rapid increase in the volume of printed material. One 
of the largest libraries in the Region reports that in 1959, 32.4 percent of the annual new book output was 
acquired but by 1966 this percentage had dropped to 20.8 percent. 




To provide library service in rapidly expand- 
ing urban areas, many of the larger communi- 
ties inthe Region have utilized rented store- 
front space. Such a solution to the problem 
of rapidly changing library service areas is 
usually viewed as an expedient, though neces- 
sarily temporary, move. Store-front libraries 
are often cramped and poorly designed for 
effective library utilization. Consequently, 
1 i brary ser V i ce 1 eve 1 8 must be reduced. Larger, 
more complete neighborhood libraries, well 
located to serve the surrounding population, 
are needed to provide the type and level of 
service necessary for the continued educa- 
tional and cultural growth of the community. 



Photo courtesy of the Mi Iwaukee Publ i c Library 
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Large libraries can generally provide a higher level of service in terms of the si 2 se of the book stocks, 
special materials, and range of programs offered than can smaller libraries. This is due in part to the 
larger allocations possible for both capital and expendable budget items. Maintenance of current book 
stocks and other library materials alone comprise a substantial share of each library’s annual budget. 
Renewal of existing stocks, of which on the average 5 percent must be replaced each year due to loss, 
obsolescence, or age, in addition to the provision of new library materials, adds to this financial burden. 
The need to make these library collections available over an expanding geographic area and population 
base combines to make the maintenance of a high quality of service difficult. 

Many smaller libraries with limited budgets for materials cannot alone provide both an adequate, up-to- 
date collection of library material and increasingly demanded specialized services. Cooperation and 
coordination between several community libraries in the provision of library materials, however, will 
serve to alleviate this problem for all concerned and assist in the provision of a high level of library ser- 
vice at the lowest possible cost. 

Rapidly Increasing Demand for a Wider Variety of Library Service 

A higher level of educational attainment, a hi^er population mobility, and broadened public interest com- 
bine to create needs often unmet by public libraries today. Such needs include assistance to a rural popu- 
lation which is steadily migrating to urban areas and programs and services specifically directed to 
special population groups, such as the young, the retired, the physically handicapped, the undereducated, 
and to many formal and informal organizations, built upon mutual interest to be found in every community, 
as well as programs directed to the individual. Such programs may include, but are not limited' to, the 
provision of; a wide range of reference material, such as government publications, scientific abstracts, 
and periodicals; group discussion programs built around motion picture films or printed materials; lecture 
and demonstration programs; and assistance to organizations in upgrading their programs and activities, 
as well as more common services, such as preparation and dissemination of reading lists and reading 
advisory services to individual readers. In addition, heavy demands are placed on public libraries by the 
changing needs of business and industry, as well as by the rapid expansion of hi^er educational facilities 
and technical training centers. Increase in technical specialization has brou^t about the need for new and 
expanded library collections for use by relatively small groups. The development of three new colleges^ 
in the Region in the short period since 1965, along with the expansion of existing colleges, universities, 
and vocational and technical schools, has placed a burden on local public libraries which serve as a major 
source of reference material and informational service. Very few libraries have either the monetary 
means or the personnel and facility capabilities to provide all of these services and also maintain an 
adequate level of standard library materials and services. Several libraries may together meet such 
demands, however, by pooling their resources. Until areawide investigations have been conducted and 
analyzed to determine if such pooling is both possible and feasible, such problems will remain unresolved. 

Impact of a Rapidly Changing Technology on Library Facilities and Services 

Significant advances are being made in the methods of listing, storing, and retrieving catalogue listings 
and vast quantities of printed material through microphotography and other miniaturization techniques. 
These include microprint, microcard, microfilm in three sizes (8, 16, and 35mm), microfiche, and 
a newly developed microform which permits the storage of 3,200 6” x 8” pages of printed material oft 
a transparency approximately 4” x 6” in size. The computers, computer programs, and other mechanical 
equipment needed to utilize these new techniques are expensive; and their efficient utilization requires 
either large centralized librai’y facilities or interlibrary cooperation. 

In addition to techniques developer, specifically for library application, some techniques developed for uses 
quite outside the library hold promise for sharply decreasing much that is repetitive in library operations 
and for making library services more efficient, prompt, and widely available. Such techniques include the 
application of electronic data processing to circulation control, book ordering and processing, production 



^The three new colleges are: the University of Wlsconsln-Parkside Campus, Kenosha, Wisconsin; the University 
of Wisconsin-Waukesha Center, Waukesha, Wisconsin: and the University of Wisconsin-West Bend Center, West Bend, 
Wisconsin. 
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of book catalogs, information retrieval, and its dissemination through facsimile reproduction. The appli- 
cation of these techniques, however, also requires substantial outlays for computers and involves sizable 
continuing costs for operation and specialized personnel. 

The only way in which many libraries in southeastern Wisconsin will be able to profit from such new 
techniques is by sharing the use of such equipment or systems with other libraries. The capability of 
libraries in southeastern Wisconsin to acquire and maintain or share such equipment will not be fully 
realized until areawide determinations have been made concerning such possibilities. 

Aging of Existing Library Facilities 

Q£ the 48 main library buildings presently existing within the Region, 27 were constructed prior to 
1940. Many of these structures lack the floor space to provide a significantly higher level of service than 
was expected at the time the facilities were constructed; and, due to over-crowding and obsolete building 
design, many provide a significantly lower level of service than when they were constructed. Even some 
of the more recently constructed facilities built prior to recent shifts in population no longer meet space 
requirements. Many of the older structures, as well as some newer structures, also lack site area 
which would offer the potential for expansion. Lack of on-site expansion possibilities has sometimes 
resulted in the construction of branch facilities and the expansion of bookmobile routes, which alleviate 
the problem for larger communities, while smaller communities with library expansion problems and 
limited budgets have sometimes relied on cooperative agreements with larger neighboring communities in 
order to provide adequate library service. In some cases, the construction of new main library facilities 
or the development of an intercommunity library system may be the only solutions to the problem. 
Acquiring land in the built-up area of the community and constructing new, larger facilities may place 
a heavy financial burden on the community which it may not be willing to assume and which might have 
been avoided through the preparation of a long-range library system plan based on the assessment of needs 
on an areawide basis. 

Shortage of Qualified Staff 

The singularly most important requirement for a high level of library services is a highly qualified staff 
to administer and perform such services. In 1963 all of the 48 public libraries within the Region employed 
only 132 professional librarians.® Accepted state-wide standards® indicate that 315 professional librarians 
should have been employed in the Region in 1963. This shortage of qualified librarians is apparently 
nation-wide; and, consequently, libraries in the Region must not only compete with other areas of the 
state for the few library school graduates each year but must compete with other areas of the country as 
well. The few qualified librarians that are available are often attracted to larger systems where programs 
are more diverse and salary ranges generally begin at higher levels. 

Innovations in library facilities and services create a demand for highly specialized staff, which serves 
to compound the problems of shortage of qualified personnel. Continued competition among the larger 
libraries for the relatively few qualified librarians, of course, places an additional financial burden on the 
community. It is questionable whether some communities can compete at all in this limited market and 
may, therefore, be forced to turn to nei^oring communities for assistance by sharing professional and 
special staffing in order to provide an adequate level of library service or alternatively must be content 
with providing an inadequate level of service. 

Rising Costs of Library Facilities and Services 

The costs .for all aspects of library services, including materials, have risen significantly since 1950. The 
cost of land acquisition, facilities construction, furniture and equipment acquisition and repair, general 
maintenance, special materials, and staff salaries all have risen, along with similar costs, throughout 



used here, "professional librarians" are equivalent to Grade I librarians as defined in Public Library 
Facilities. Wisconsin Development Series, published by the Wisconsin Department of Resource Development in coopera- 
tion with the Wisconsin Library Commission, 1965. 

®See standards as recommended by the Library School of the University of Wisconsin in Financinii Public Library 
Systems In Wisconsin, 1965. 
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the state and nation. If a uniformly high level of individual library facilities and services is to be achieved 
and maintained despite these rising costs, significantly larger amounts of monies will have to be appro- 
priated within the Region for library facilities and services or economies will have to be effected in the 
provision of the services in order to lessen the financial burden. Such economies may be best initiated 
throu^ the shifting of services to meet demands by allocating available limited resources over a broader 
area. Library services constitute only one of several essential community services experiencing problems 
of increased demand. A sound allocation of available resources to these various services requires, as 
a basis for such allocation, comprehensive plans for both library facilities and services prepared on an 
areawide basis. 

liack of Region-Wide Interlibrary Cooperation 

About 83 percent of the regional population was served^ by public library facilities of some kind in 1963. 
Many of these facilities were unable to provide a full range of services. Cooperation among all types and 
sizes of libraries in the Region which might serve to expand library services to the entire population and 
raise the overall level of such service is non-existent or limited in some parts of the Region. In those 
areas of the Region where demands have been the greatest, such as Milwaukee County, communities are 
supplementing their library facilities and services with those of adjacent communities on a cooperative 
basis. The Wisconsin Department of Public Instruction, Division for Library Services, also assists all 
libraries in the Region in the provision of services. In addition, a large reservoir of library materials is 
housed in schools, institutions, and industrial establishments. Unfortunately, the number of such facilities 
in the Region and the quality and potential quantity of their service is unknown at this time. Efforts to sup- 
plement public library service with these ’’private” facilities may be one solution to the problems facing 
library administrators today in the provision if adequate library facilities and services. 

SUMMARY 

The provision of a hi^ level of public library services to all residents of the Region is an areawide 
problem transcending municipal and county boundaries. Rapid population growth and urbanization within 
southeastern Wisconsin have brou^t about problems in the extension of library services that are beyond 
the capabilities of many communities to solve alone, A highly mobile, rapidly growing urban population 
is acquiring more and more leisure time and placing heavier demands on library facilities and services 
in the pursuit of leisure time activities. Higher levels of education are creating a broader desire for 
knowledge, which, in turn, places heavier demands on library facilities and services^ Provision of 
adequate library services to business, professional groups, and hi^ly trained specialists adds to this 
increased demand. Expansion of library services both materially and geographically increases the cost 
of such services to individual communities. Innovations in library administration and service, while 
essential to the maintenance of a high level of service, also serve to increase costs. Aging of library 
facilities, their replacement, and the employment of qualified staff are other problems which add to the 
rising cost of providing an adequate level of library services. These problems are not unique to any one 
community but either directly or indirectly affect all communities in the Region. 

While efforts have been made on the state level to analyze and assess the effectiveness of library programs 
throughout the state and while some communities have prepared dc^\ued plans for library facilities and 
services within their own community, to date there has been no comprehensive evaluation of all library 
facilities and services in the Region or of how these individual facilities and services may relate to one 
another. A long-range, areawide plan, which sets forth detailed recommendations relating to all elements 
of library service and which can be cooperatively implemented by all agencies and levels of government 
concerned, has not been prepared to date. Areawide planning for library facilities and services will also 
serve to achieve compliance with new federal regulations which require compatibility between community 
improvement programs, including library construction proposals and adopted areawide plans, if the pro- 
grams are to qualify for federal aids.® Areawide library facilities and services plans prepared and adopted 



^ As used here, "served'^ is defined as access to public library facilities and services without a per book fee 
or special annual fee. 

^The SEWEPC reviews, pursuant to Title I, Section 204, of the Demonstration Cities and Metropolitan Develop- 
ment Act of 1966, all applications for federal loans and grants for open-space land projects and the planning or 
construction of hospitals, airports, libraries, water supply and distribution facilities, sewerageand waste treat- 
ment facilities, highways and other transportation facilities, andwater development and land conservation projects 
within the Region. Review is limited to a determination of whether the proposed project is 1) in conformance with 
and serves to implement, 2) not In conflict with, or 3) in conflict with comprehensive regional plan elements. 
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by all communities and counties within the Region may also initiate economies by promoting cooperative 
provision of services, inducing the possibility of areawide site reservation in advance of actual facility 
construction and suggesting means for eliminating possible conflicts and duplication of services between 
adjacent library facilities and systems. It is evident that such comprehensive inventory, analyses, plan 
preparation, plan adoption, and plan implementation must be accomplished on a region-wide basis involving 
all counties and communities. Only in this way can a full realization of the efficiencies and deficiencies of 
public library service in the Region become evident and solutions to the problems of providing a uniformly 
high level of public library service to every resident of the Region be set forth. 
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Chapter IV 

MAJOR ELEMENTS OF A COMPREHENSIVE PLANNING PROGRAM FOR LIBRARY 
FACILITIES AND SERVICES IN SOUTHEASTERN WISCONSIN 



The following outline sets forth the necessary major elements of a comprehensive planning program for 
library facilities and services in southeastern Wisconsin, The outline is intended to constitute a general 
description of the work program required for the preparation of a comprehensive regional library facUities 
and services plan. This plan is intended to provide a framework for the preparation of local public library 
facility and service plans within the Region and a guide to state and federal agencies having responsibilities 
or an interest in the development of public library facilities and services. 

While sufficiently detailed to permit the development of initial cost estimates and time schedules, the out- 
line is not intended to be a detailed study design. It is intended to be sufficiently general to permit latitude 
in the selection of specific procedures and techniques as the planning program proceeds. 

The outline is based upon the following assumptions: 

1. That the evaluation of public library facilities and services and the design of effective solutions 
to the problems related to the provision of adequate public library facilities and services within 
a rapidly urbanizing Region require a comprehensive, areawide approach. Such an approach would 
permit the relation of existing and proposed library facilities and services to other aspects of 
regional growth and development and the full integration of library facilities and services plans 
with land use plans and other public facilities and services plans. 

2 That the conduct of the planning program will be accomplished as expeditiously as possible ^thout 
sacrifice of either scope or intensity for the purpose of effecting short-range solutions to obvious 
problems of library facilities and services in the Region. 

3. That the most recent library planning techniques and data will be utilized in the effectuation of the 
comprehensive library facilities and services planning program for southeastern Wisconsin. 

4. That the conduct of the individual inventories and studies within the planning program, as well as 
the ultimate plan preparation, evaluation, adoption, and implementation, will necessarily 
cooperation among the various levels and agencies of government with responsibilities for providing 
public library facilities and services in southeastern Wisconsin. 

5 That full use will be made of all previously published and unpublished reports and other pertinent 
‘ data directly or indirectly related to public library facilities and services in southeaster Wi^s- 
consin, including the technical information assembled by various local units of government within 
the Region and by the following agencies of government: 

a. U. S. Department of Health, Education, and Welfare. 

b. U. S, Department of Housing and Urban Development. 

c. Wisconsin Department of Public Instruction. 

d. Wisconsin Department of Administration. 

e. Southeast Wisconsin Regional Library Conference. 

f. Individual community library boards in southeastern Wisconsin. 

g. Southeastern Wisconsin Regional Planning Commission. 
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It is intended that the proposed comprehensive library facilities and services planning program result in 
the preparation of an advisory plan for .the further development of libraries and library systems in the 
Region by the local library boards and other units and agencies of government responsible for providing 
public library facilities and services in southeastern Wisconsin, To prepare such a plan, it will be neces- 
sary that the planning program be comprised of the following seven major elements: 

1. Preparation of a study design. 

2. Development of objectives and standards. 

3. Conduct of inventories and analyses. 

4. Preparation of forecasts. 

5. Preparation and evaluation of alternative plans. 

6. Selection and adoption of a plan. 

7. Implementation of adopted plans. 

A. STUDY DESIGN 

Before beginning actual work, the plaiming program or study must be designed in sufficient detail to 
assure maximum coordination between participants; the efficient use of funds and personnel; and the 
ultimate advancement of the study elements into a sound, comprehensive plan. In order to accomplish 
this, it is necessary to begin the planning program with the preparation and publication of a detailed 
study design which would set forth clearly the work procedures, staff assignments and requirements, 
and time schedules. Initial effort expended in study design will result in a greatly increased efficiency 
throughout the planning program. The study design must: specify the content of each of the necessary 
fact-gathering operations, define the geographic area for which data will be gathered and plane pre- 
pared, outline the manner in which the data will be gathered and plans prepared, outline the manner 
in which the data collected are to be processed and analyzed, specify requirements for forecasts, and 
define the nature of the plans to be prepared and the criteria to be used in their evaluation and adop- 
tion. The completed design will be utilized as a manual or guide to the participants throughout the 
conduct of the planning program. 

B. OBJECTIVES AND STANDARDS 

Objectives are goals toward which the preparation of plans and plan implementation programs are 
directed. The formulation of objectives is, therefore, an essential task which must be undertaken 
prior to the preparation of plans. Standards are established criteria which are used as a basis of 
comparison in determining the adequacy of plan proposals to attain objectives. Objectives will have to 
be developed pertaining to library service, library personnel, library facilities, and library materials. 
Qualitative and quantitative standards will then have to be developed which will relate each individual 
objective to library facilities and services plans. ObjectWes and standards relating to library facili- 
ties and services which have been formulated by federal, state, and local agencies will be inventoried 
and analyzed for their pertinence to the library planning program in southeastern Wisconsin. 

C. INVENTORIES AND ANALYSES 

Reliable basic data pertaining to the library facilities and services provided by each community in the 
Region are essential to the formulation of workable library facilities and services plans. Inventory, 
consequently, becomes the first operational step in the planning program growing out of the study 
design; and every effort should be made in this phase of the program to describe accurately the exist- 
ing library facilities and services conditions in the Region. 
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Where feasible, a uniform method of data collection should be utilized; and data collected should be 
placed in a form suitable for electronic data processing. 

1. Maps 

Accurate maps, from which certain inventory data can be extracted and upon which planning data 
can be placed, are essential to any planning program. Such maps should clearly depict the natural 
and man-made features of the planning area and should be available in various scales and at varying 
degrees of detail in order to allow ftexibility in the presentation of data compiled or developed in 
the planning program. 

a. General Base Maps 

General base maps will be required to present in graphic form the results of the planning 
studies, as well as the natural and man-made features of the planning area. Regional base maps 
at scales of 1:96000, 1:250000, and 1:500000 have been previously prepared by the Commission 
and are available to the planning program. County base maps have also been prepared by the 
Commission at scales of 1:24000 and 1:48000 and are also available for the planning program. 
These base maps can be expanded or reduced in scale for use in various phases of the planning 
program and will show, among other information: all major lakes, streams, and watercourse 
lines; all railroads, streets, and highways; all township range and section lines; and all civil 
division lines. These maps are compiled to National Map Accuracy Standards utilizing the Wis- 
consin State Plane Coordinate System Grid (South Zone) as the map projection. 

b. Aerial Photographs 

Current aerial photography at appropriate scales will be required to provide detailed planimetric 
data as a basic source for the necessary updating of all base maps. New aerial photography of 
the entire planning Region was obtained by the Commission in April 1967, and these aerial 
photographs are available for the planning program at scales of 1:4800 and 1:24000. 

c. Detailed Site Maps 

During the course of the planning program, it may be necessary to prepare maps of certain 
areas in greater detail than the general base maps. Such maps may include special library ser- 
vice area maps, library site maps and plans, and floor layout diagrams. Each map prepared 
during the course of the program will be in a reproducible form for use in plan preparation, 
evaluation, and implementation. 

2. Inventory of Existing Library Facilities 

The existing library facilities within the Region must comprise a major portion of any future library 
system within the Region. The size, location, age, structure type, accessibility, and safety of 
each library facility are primary determinants in evaluating the quality and quantity of services 
extended at the facility, as well as any potential future use of the facility. Detailed investigations 
must, therefore, be made in order to describe adequately and accurately each existing facility. 

a. Site and Structure Facilities 

A physical inventory will be made of each main and branch public library site and structure in 
the Region in order to compile the information necessary to an evaluation of both existing service 
offered and the potential use of the site and structure in the future provision of library services. 
Where not already available, large-scale structure and site location maps will be prepared in 
order to complete the description of each library facility. All existing major institutional and 
industrial library facilities in the Region will also be inventoried in an effort to determine the 
existing and potential use of such facilities and services in meeting future demand. 
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b. Mobile Facilities 



A physical inventory will be made of all public bookmobiles and other mobile library facilities, 
such as special book return stations, in order to evaluate these facilities in terms of both the 
existing service offered and the potential use of the mobile facilities in the future provision of 
adequate library services. 

3. Inventory of Existing Service Levels 

The provision of a public service is the primary function of any public library program. In addition 
to the physical facilities, four basic factors enter into the assessment of the level of any library 
service: geographic service areas, registration and circulation, material stock, and special ser- 
vices offered. An accurate inventory of existing geographic service areas, circulation, material 
stock, and special services will be made in order to assess the quality and quantity of the services 
being offered at each existing library facility. 

a. Service Areas and Population 

The service areas of each public as well as each institutional and industrial library will be 
delineated, and the population residing within such service area limits estimated. Efforts will 
be made, by analyzing available user surveys, to determine additional pertinent information, 
such as the age and educational level and occupational groupings of the persons using the ser- 
vices, the mode of travel used to obtain the services, material use categories, service use 
frequency, and public attitudes toward the services offered. 

b. Circulation and Registration 

The number and general location of all library card holders will be determined for each library 
facility for a reasonable historic period of time. Such information will be plotted on maps as an 
aid in delineating actual service area boundaries. In addition, the number and type of books and 
other library materials loaned at the time of inventory will be determined for each facility. 

c. Book Stock, Periodicals, Tapes, and Other Materials 

The number, general condition, and availability of all book stocks, periodicals, tapes, records, 
and other materials will be inventoried at each facility in an effort to determine efficiencies or 
deficiencies in existing library services. Physical location of the major categories of library 
materials stored within the library structure will be determined and described. State and 
national trends in the production of new materials will also be determined for a reasonable 
historical period of time. 

d. Special Services 

An investigation and compilation of the types, extent, and frequency of special library service 
programs, such as children’s story hours, adult education programs, information services, 
programs and services for the aged and the physically handicapped, programs and services for 
the undereducated, . and services for professional and technical groups, will be made at each 
library facility. 

4. Inventory of Existing Library Staff Personnel 

Another measure of the level of library service presently being offered within the Region will also 
have to be conducted as a part of the library planning program. This inventory will be directed at 
providing definitive data on the type and educational level of the existing library staff. 
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An effort will be made to determine staff organization for each library facility in the Region, 
including duties and responsibilities, hours of work, and special capabilities of the various pro- 
fessional and nonprofessional library personnel. Educational attainment levels of each type of 
library employee will be inventoried and employee surveys conducted to determine personal career 
objectives and technical capabilities. 

5. Inventory of Existing Financial Conditions and Capabilities 

Any library plan which may ultimately be recommended for implementation by the various library 
boards throughout the Region must not only be sound in concept and design but also be financially 
feasible. A thorough assessment of the financial conditions and capabilities of each community to 
provide a hi^ level of service will, therefore, be necessary. The fiscal capability of the state and 
local units of government to achieve and maintain a high level of library service is a necessary 
adjunct to such an inventory of financial conditions and capabilities. 

6. Inventory of Existing Organizational Structure 

In order to gain a thorough knowledge of the various existing library programs in southeastern 
Wisconsin, it will be necessary to explore the legal basis and authority for the organization of 
library programs and the exercise of that legal authority by the individual library boards within the 
Region in the provision of library facilities and services. 

a. Legal Authority and Constraints 

An investigation of state and locar legislation relating to library programs and the formal 
organizational structure will be made in order to determine the existing legal authority and 
legal constraints for such programs. The organizational structure for each library program 
within the Region will be comparatively analyzed, and the legal means for the use of "private" 
library services to supplement public library services will be explored. 

b. Inventory of Contractual Interlibrary Cooperative Arrangements 

An inventory and analysis of contractual agreements by and between the libraries within the 
Region will be conducted. Model interlibrary cooperative agreements will be formulated for use 
by those library boards choosing to undertake such cooperative programs. 

7. Investigation of Technological Advancement Affecting Library Service 

Recent technological advancements in certain forms of audio and visual presentation are looked 
upon by many professional librarians as an opportunity to provide broader and better library ser- 
vice while, at the same time, instituting economies in the provision of library services. As part 
of the comprehensive library planning program for southeastern Wisconsin, all technological 
advances relating to library services, such as miniaturization, will be investigated for their rele- 
vance to library programs in southeastern Wisconsin. 

D. FORECASTS 

The planning inventories and the analyses of the information compiled in these inventories will provide 
a factual description of historic and existing library conditions within the Region as a basis for plan 
preparation. Forecasts of certain factors affecting the provision of library services will be necessary 
to provide estimates of future needs for land, facilities, materials, personnel, revenues, and organiza- 
tion. These future needs must be determined from a series of interlocking forecasts. Forecasts of 
the level, character, and distribution of economic activity, population, and land use within the Region 
will be necessary which, in turn, can be translated into future quantitative and qualitative demands 
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for library services. These future demands can then be scaled against the existing supply of library 
facilities and level of services, and, plans formulated to meet any deficiencies. All forecast informa- 
tion will be documented in uniform electronic data processing form for ready use in regional and local 
library planning and plan Implementation programs. 

1. Demographic and Economic Forecasts 

Service to people is the primary purpose for the establishment of library facilities. Any plan for 
library services must, therefore, be based upon forecasts of the future size, characteristics, and 
spatial distribution of the population and of supporting- economic activities in terms of existing and 
proposed land use distribution. The plan must also be directly related to the existing and expected 
revenues available for the funding of library services. 

a. Population 

Forecasts of population will be made for each five-year period from 1970 throu^ 1990 for the 
Beglon as a whole and for each county in the Region. Estimates of future population will also be 
prepared for each community in the Region, based on the county forecasts. The forecasts will 
be prepared by age and sex, and an e:Kort will be made to estimate future educational attainment 
levels by small geographic area. 

b. Employment 

Forecasts of employment by major employment categories for small geographic areas will also 
be prepared for each five-year period from 1975 through 1995. 

c. Educational Attainment 

An effort will be made to forecast educational attainment by years of school completed for each 
county in the Region. 

d. Personal Income 

An effort will be made to estimate total family income for small geographic areas of the Region 
for each five-year period from 1970 through 1990. This information will assist in estimating 
future public revenues and the demand for public library services. 

2. Public Library Services and Facilities Demand 

The forecasts of future population and economic activity will be converted to forecasts of the future 
demand for library services in terms of facilities, personnel, and materials. These forecasts 
wiill be compared with existing facilities to determine deficiencies to be alleviated by specific 
plan proposals. 

a. Types of Facilities 

The number and type of library facilities required to meet the demands for library services by 
an expanding population will be estimated for each five-year period from 1970 through 1990. In 
addition, efforts will be made to determine the best location for each type of library facility, 
as well as the land area required to meet service demands. 

b. Personnel By Employment Category 

The number and type of library personnel required to meet the service demands will be esti- 
mated for each five-year period from 1970 through 1990. An effort will be made to estimate 
the personnel requirements for new and expanding special library educational programs. 



c. Book Stock and Other Materials 

Book and other material stock required to meet the future library services will be estimated for 
each five-year period from 1970 through 1990, taking into consideration trends in the number 
and type of new publications. An effort will be made to estimate the amount of material which 
will become obsolete during the planning period, as well as the required addition of new types 
of materials. 

3. Revenues and Expenditures 

Historic trends in revenues and expenditures for public library facilities and services, as well as 
estimates of existing and expected personal income, will provide a base for estimating future 
revenues and expenditures. Such information will be necessary to assist in determining the timing 
of future library development and the possible need for the institution of economies in the provision 
of library services. 

a. Revenues 

Future revenues will be estimated by major source for each five-year period from 1970 through 
1990. Some revenues are only available for certain aspects of the library planning program, and 
the estimate of future revenues will reflect such segregation of funds. 

b. Expenditures 

Major categories of public expenditures for each five-year period from 1970 throu^ 1990 will 
be estimated. This information will be useful in the staging of the recommended plan, as well 
as in establishing the need for the institution of economies. 

E. PLAN PREPARATION AND EVALUATION 

The ultimate purpose of the proposed comprehensive library planning program is the preparation and 
evaluation of alternative plans for the provision of an adequate level of library services to the Region 
and the selection of a recommended plan from among the alternatives. Alternative plans may include 
proposals for library location, types and sizes of libraries, additions to existing libraries, removal 
of library facilities, use of technological innovations to provide better service, use of interlibrary 
cooperative agreements to effect economies, and general provision for the overall improvement of 
library service in the Region. 

Library plans already prepared and adopted by local units of government and library boards will be 
incorporated to the extent feasible in the alternative plans. It will be assumed that such adopted 
library plans carry with them an indication of the library programs presently desired by the com- 
munities affected and, consequently, should prove to be important input to the plan preparation 
process. Each will be qualitatively and quantitatively evaluated with respect to the objectives and 
standards formulated as part of the regional planning process. 

Any areawide plan for libraries carries with it potential effects on other elements of regional develop- 
ment, such as land use, transportation facilities, public investment, and broad community costs and 
benefits. Decisions regarding such important matters should not be made by technicians alone but 
properly belong in the realm of public policy-malcing and should, therefore, actively involve elected 
and appointed public officials and interested citizens. If, therefore, an adopted library plan is to 
represent more than theoretical technical decisions, the related physical, economic, social, and 
legal effects of the alternative plans must be analyzed and presented in understandable form to elected 
and appointed public officials and interested citizens for study and evaluation. This will be done 
through one or more planning reports, which will describe the results of the inventories, analyses, 
and forecasts of the alternative plans, and the anticipated effects of these plans. The presentation 
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will be accompanied by an analysis of the social, economic, and public financial resource ramifica- 
tions of each alternative plan to enable a comparison to be made of the relative costs and benefits of 
each alternative plan. 

F. PLAN SELECTION AND ADOPTION 

One plan will be chosen, after public hearings, as the final plan to be recommended as the advisory 
guide for library development within the Region and, through cooperative adoption by all levels and 
agencies of government involved, to become the basic reference for all library programs within the 
Region. The final published planning report will include a clear graphic and written description of 
the library plan and the reasons for its selection. 

G. PLAN IMPLEMENTATION 

The ultimate purpose of a comprehensive library planning program in southeastern Wisconsin is the 
development of a plan that will stimulate and guide action toward the solution of the many problems 
facing library boards and administrators within the Region today. Plan implementation is, therefore, 
beyond the scope of this proposed library program but, nevertheless, a major element which must 
receive proper attention throughout the planning process. The final plan report should, therefore, set 
forth in a clear, concise manner the specific actions required to implement the plan by each level 
and agency of government involved in, or responsible for, library service within the Region. Such 
presentation should not be limited to written description but should include a graphic presentation 
comprised of staged plans, capital improvement program charts, and typical site plans for selected 
types of facilities. 



Chapter V 

ORGANIZATION FOR THE PLANNING PROGRAM 



STAFF REQUIREMENTS 

The proper conduct and completion of the recommended comprehensive library planning program for 
southeastern Wisconsin will require experienced staff, trained in a number of skills and professional 
disciplines. Staff in the particular fields of community land use and facility planning and library sciences 
are essential to such a planning effort. The problem of offering a high standard of community and inter- 
community library services and the effect the offering of such service has upon other community programs 
within a highly ui^anized region, such as southeastern Wisconsin, makes it necessary that an interdisci- 
plinary approach to the planning work be established. 

The Southeast Wisconsin Regional Library Conference originally approached the Commission with the idea 
of a comprehensive areawide library planning effort, with the understanding that the Commission would 
administer the conduct of such a program in southeastern Wisconsin. It was assumed at that time that the 
actual conduct of the various work elements, as outlined in Chapter IV of this Prospectus, would be accom- 
plished with consultant staff under contract to the Commission. The Technical Advisory Committee did, 
however, explore alternate approaches to the staffing problem and after careful consideration recommends 
that the work program, as outlined herein, be carried out under the direction of the Commission staff and, 
in addition, that the Commission assume direct responsibility for all work elements of the program. It is 
assumed that the Commission may wish to retain experienced consultant staff from time to time as a sup- 
plement to Commission staff to assist in the conduct of special inventories or analyses, and provision 
should be made in the program budget for such an eventuality. It is estimated that the work program as 
outlined will require the services of two full-time planners over the two-year planning period. It is antici- 
pated that some part-time assistance will be required during the data collection phase of the program and 
that other data processing, cartographic, clerical, and administrative staff will be assigned to the program 
by the Commission as required. The offer of the assignment of a professional library staff person to the 
program by the Wisconsin Department of Public Instruction, Division for Library Services, was concurred 
in by the Committee and is hereby recommended. Such a staff person would be extremely valuable in the 
execution of all phases of the program and would serve to fulfill established staff requirements. It is 
anticipated that sunh a staff assignee will take a major role in the coordination of the program with 
on-going individual library programs throu^out the Region and the state. In addition, such a staff assignee 
could assist the Commission in the interpretation of the planning program, as well as the recommended 
plans to the individual library boards and staffs throughout the Region. 

In addition to full-time, part-time, and assigned staff, it is further recommended that library consultant 
services be retained as required to supplement the skills of the established staff. In seeking such con- 
sultant service, special consideration should be given to those individual consultants or consultant firms 
having the demonstrated abilities, as well as having a reputation for prompt and thorough completion of 
contracted work. 

The assignment of Commission staff to the program, the assignment of professional library staff by the 
Division for Library Services, and the possible addition of consultant staff for the completion of specific 
work elements comprise the recommended staffing for the comprehensive library planning program. This 
staff will complete the required tasks under the general administrative supervision and direction of the 
Commission. In order that the program, as well as each individual work element of the program, as out- 
lined herein, be completed within the established time limits, it is necessary that all participants in the 
program function as a smoothly operating team, geared to tight production schedules. It is, therefore, 
particularly important that each member of the staff team and each member of the committees and 
agencies directly involved in the planning program be fully aware of their role and responsibility in the 
thorough and expeditious completion of the program. A recommended organization for the program is 
indicated in Figure 2, as are recommended lines of authority and responsibility and possible functional 
designation of tasks. It must be recognized that actual division of work elements cannot be determined 
until the program is mounted and the individual skills of the established staff determined. 
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Figure 2 

ORGANIZATIONAL CHART FOR THE COMPREHENSIVE 
LIBRARY PLANNING PROGRAM 




COMMITTEE STRUCTXJRE 

It is recommended that the Technical Advisory Committee on Library Planning be made an integral part 
of the organization for the program, as shown in Figure 2. The Committee is presently organized and 
has operated as an advisory committee to the Conmiission in the preparation of this Prospectus. It is 
recommended that the role of the Committee be expanded to include interlibrary coordination during 
plan preparation. 

The basic purpose of the Committee will be to actively involve the various public library boards, technical 
agencies and staffs, and established committees and organizations, such as the Southeast Wisconsin 
Regional Library Conference, within the Region in the planning process and to assist the Commission in 
determining and coordinating basic policy involved in the conduct of the program and the resultant plan 
implementation. The Committee will have a particularly important role in the establishment of region- 
wide library service objectives and standards, as well as in the selection of the final plan and in assuring 
its financial and administrative feasibility. The Committee will assist in familiarizing the political, bu d- 
ness, and industrial leadership within the Region with the program and its findings and in fostering under- 
standing of its basic objectives and implementation procedures. It is recommended that the existing 
membership on this Committee be retained but that the possibility of an expanded membership remain open 
as the study progresses. 




26 



TIMING OF THE PROGRAM 

An estimated time schedule for the accomplishment of the major elements of the proposed comprehensive 
library planning program for the Southeastern Wisconsin Region is shown in Figure 3. It is estimated that 
the program will require a two-year planning period. The first year would be needed for program organiza- 
tion, the formulation of objectives and standards, and the collection and analysis of basic data. The second 
year will involve further analyses, the preparation and evaluation of alternative plans, and the preparation 
and publication of reports. This time schedule is subject to revisio.^ upon the completion of a detailed study 
design, but represents the best estimate possible in the absence of such a design. 



Figure 3 

THE TIMING OF MAJOR WORK ELEMENTS 
FOR THE COMPREHENSIVE LIBRARY PLANNING PROGRAM 



MAJOR WORK ELEMENTS 


1 1968 1 


1 1969 1 


1 1970 1 
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Chapter VI 
PROGRAM BUDGET 



COST ESTIMATES 

The estimated program costs, set forth in Table 2, are based upon the cost of the work, time schedule, 
staffing, and study organization as recommended in this Prospectus. The cost estimates presented for 
each major work element are based upon estimates prepared by the Commission staff and carefully 
reviewed by the Technical Advisory Committee on Library Planning. 

In any consideration of these cost estimates, it must be recognized that precise cost estimates are impos- 
sible without a detailed study design. This is particularly true with respect to the analytical phases of the 
work since the depth and detail of analysis required becomes apparent only as the work progresses. Con- 
sequently, the cost estimates presented in Table 2 must be considered tentative with respect to allocation 
of total fund requirements among the various work elements; and changes in this allocation must be 
expected upon completion of a detailed study design. Overall study costs, however, should not vary greatly 
from that estimated. 



Table 2 

PROGRAM COST ESTIMATES 



At Study organization and detailed atudy design 


$ 5,000t00 


Bt Formulation of objectives and standards 


9,000t00 


Ct Collection of basic data 




1. Mapping 




ftt General base maps * « t t . 


5,000.00® 


bt Aerial photography 


I7,000t00® 


Ct Detailed mapping and general graphics 


6,000t00 


Subtotal 


6,000.00 


2t Inventory of existing library facilities 




at Sites and structures 


5,000t00 


bt Bookmobile and other facilities > 


3,000.00 


Sub total 


8,000.00^ 


3t inventory of existing library services 




at Service areas and population 


3,000.00 


bt Circulation and registration 


3,000.00 


Ct Bookstock, periodicals, tapes, and other material 


3,000.00 


dt Special services 


3,000.00 


Subtotal 


12,000.00 


tft Inventory of personnel 




at Employee classification 


2,000.00 


bt Education and experience 


2,000.00 


Subtotal 


4,000.00 


5t Inventory of financial condition and capability 




at Revenues by unit of government » 


3,000.00 


bt Expenditures 


3,000.00 


Subtotal 


6,000.00 


6t Inventory of organizational structure 




at Legal authority and constraints 


2,000.00 


bt Library system operating procedures 


2,000.00 


Subtotal 


4,000.00 


7t Inventory of new technology affecting library service 


2,000.00 
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Table 2 



continued 



D* Planning operations 




I. Demographic and economic forecasts 




a. Population 


10,000.00^ 




3,000.00 


b. Employment 


i2,000.00^ 




2,000.00 


c. Educational attainment level 


8,000.00^ 




2,000.00 


d. Personal income 


7,000. 00^ 




2,000.00 


Sub total 


9,000.00 


2, Forecasts of revenues and expenditures 




a. Revenues 


6,000.00<> 




1,000.00 




6,000.00® 




1,000.00 


Sub total 


2,000.00 


3, Library service and facility demand 






3,000.00 




2,000.00 


c. Materials 


2,000.00 


Sub to tal 


7 ,000.00 


>i. Data analysis 




a. Existing conditions and problems 


3,000.00 


b. Population growth and demands 


3,000.00 


c. Financial capabilities 


3,000.00 




5,000.00 


Sub total 


14,000.00 


5, Preparation, testing, and evaluation of alternative plans 


8,000.00 




4,000.00 




5,000.00 


E, Preparation and publication of reports 


10,000.00 


F, General administration and consultant fees 






10,000.00 




2,000.00 




8,000.00 




7,000.00 


Estimated total program costs 


$213,000.00 


Estimate of work made available at no cost 


71,000.00 


Estimated total net program costs 


$142,000.00 



Material and data from previous regional planning studies to be made available to the program by the SEffRPC at 
no cost. 

Source: SEWRPC. 



PROGRAM FUNDING 

The Committee explored three possible sources for the funding of the comprehensive library planning 
program in southeastern Wisconsin. The first such source explored was the local units of government 
within the Region. The possibility of the seven counties financing the recommended program was eliminated 
by the Committee due to the present heavy use of county funds for the financing of other county, sub- 
regional, and regional plaiming and plan implementation programs. The U, S. Department of Housing and 
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Uiban Development (HUD) was explored as a second possible source of funding. This 

eliminated by the Committee, even though there was a possibility of obtaining grants-m-aid to conduct 

the planning program. The two primary reasons for the Committee's elimination of HUD as a source of 

funds are: 

1 Federal grants-in-aid require that the state or local units of government participate in the pro^am 
■ by at least one-third of the total estimated cost of the proposed program. It had alrea<^ been 

established that the local units of government in the Region did not have the funds avail^le for 
such participation and that the only state agency with available funds, the ^^vision for Library 
Services, receives its library planning revenues from the U. S. Department of Health, Education, 
and Welfare pursuant to the Library Services and Construction Act of I960 (LSCA). Such federal 
funds cannot be used to match other federal funds in place of state or local monies. 

2 Assuming that state or local matching monies were readily available, the time required to prepare 
‘ an application, submit the application to HUD, and obtain that agency’s review approval, and 

ultimate funding would delay the start of the program an additional six to nine months. 

The Wisconsin Department of Public Instruction, Division for Library Services, was the third possible 

source of funds explored by the Committee. The Division for Library Services agreed t^ dcvclonm^t 
nrehensive librarv planning program in southeastern Wisconsin was essential to future library development 
fn begin as soon as possible. The Division for Library Services had 

earlier eS>ressed its desires for such a planning program in southeastern Wisconsin and tod already 
oLred to assign a full-time professional staff member to the SEWEPO for the 

nroeram. Due in part to strong commitments to library programs in southeastern Wls^nsln, as already 

indicated, as well as the lack of other readily available sources of revenue to support ^ 

effort, the Division for Library Services offered to finance the total estimated net costs of the 

as set forth herein, using LSCA funds and matching state monies. The Committee 

for Library Services offer of program funding and hereby recommends that the Division for Library ^r 

vices and the Southeastern Wisconsin Regional Planning Commission enter into a contract for the funding 

and the conduct of the Comprehensive Library Planning Program for southeastern Wisconsin. 



Chapter VII 

CONCLUSIONS AND RECOMMENDATIONS 



The Technical Advisory Committee on Library Planning, after careful study and consideration, wishes 
to submit the following findings and recommendations to the Southeastern Wisconsin Regional Plan- 
ning Commission: 

1. The Technical Advisory Committee has identified nine conditions which together make the provision 
of adequate library facilities and services in southeastern Wisconsin a regional as well as an 
individual community problem. These conditions are: 

a. Rapidly increasing use of library facilities and services. 

b. Rapidly changing library service areas. 

c. Rapidly increasing types and quantities of library materials. 

d. Rapidly increasing demand for a wider variety of library services. 

I 

e. Impact of a rapidly changing technology on library facilities and services. 

f. Aging of existing library facilities. 

g. Shortage of qualified staff. 

h. Rising costs of library facilities and services. 

i. Lack of region-wide interlibrary cooperation. 

These conditions are all interrelated and will be intensified as urbanization continues within 
the Region. 

2. To date, there has been no comprehensive evaluation made or recommendations prepared for the 
solution to the serious problems posed by these conditions on a regional basis. To be totally effec- 
tive, individual local library programs must be related, not only to the shifting needs and demands 
of local users but also to each other and to the user demands beyond the boundaries of the individual 
library service areas. Only within a regional context can sound long-range solutions be developed 
to the provision of library facilities and services within the Region. 

3. The solution to the problems posed by the aforelisted conditions and the provision of a high level 
of library services within the Region require the formulation of a comprehensive regional library 
facilities and services plan which sets forth recommendations relating to all elements of library 
service and which can be cooperatively, as well as individually, implemented by all agencies and 
levels of government concerned. The achievement of such implementation further requires that 
the agencies and levels of government concerned take an active part in the formulation of the plan. 

4. Preparation of a comprehensive plan for library facilities and services in southeastern Wisconsin 
is technologically feasible. 

5. Preparation of a comprehensive plan for library facilities and services in southeastern Wisconsin 
is financially feasible with the funding of the program by the State Department of Public Instruc- 
tion, Division for Library Services, with Library Service and Construction Act (LSCA) Funds. 
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The Committee, therefore, recommends that a comprehensive library facilities and services planning 
program be established for the Southeastern Wisconsin Region at the earliest possible date and that the 
scope, techniques, time sequence, staff and committee structure, and cost allocation for such a study 
all be as recommended in this Prospectus. The Committee respectfully urges the Southeastern Wisconsin 
Regional Planning Commission to give careful consideration to this Prospectus, to act favorably thereon, 
and to initiate the necessary planning program as quickly as possible. 

Respectfully submitted. 



Technical Advisory Committee on Library Planning 
June 1968 



/ 



TECHNICAL ADVISORY COMMITTEE ON LIBRARY PLANNING 



I 



Nolan Neds 

Chairman 

George E. Earley . . . . 
V i ce-Cha i rman 

Mrs. Grace Lofgren . . . 
Committee Secretary 

Harlan E. Ciinkenbeard . 
Staff Secretary 

Mrs. Ethel A. Brann . ■ 

Daniel Eckert 

Hiss Fern Federman . . . 
John Gregrich 

Miss Marian Langdeii . ■ 
Hiss Dorothy L. Last . ■ 
Edward W. Lynch . . . ■ 
Miss Josephine M. Machus 
Forrest L. Mills . . ■ ■ 
Miss ione Nelson . . . . 



Mrs. Helen Peizmann 
M i ss Esther Reg 1 i 



Superintendent of Neighborhood Libraries 
and Extension Services, City of Milwaukee 
Public Library System 

Director, Kenosha Public Library 

Director, Burlington Public Library 

Assistant Director, SEWRPC 

Director, Lake Geneva Public Library 

Librarian, Cedarburg Public Library 

Director, Shorewood Public Library 

Planner, Bureau of State Planning, Wisconsin 
Department of Administration 

Director, Cudahy Public Library 

Librarian, West Bend Public Library 

Librarian? Waukesha Public Library 

Director, Oconomowoc Public Library 

Librarijsn, Racine Public Library 

Coordinator of Field Services, Division for 
Library Services, Wisconsin Department of 
Pubi ic instruct ion 

Librarian, West Allis Public Library 
Librarian, Wauwatosa Public Library 



35 



pERlCi 











